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Message Text 



UNCLASSIFIED 

PAGE 01 COTONO 00921 121613Z 
43 

ACTION AID-31 

INFO OCT-01 AF-10 ISO-OO IGA-02 EB-11 DRC-01 RSC-01 /057 W 

128475 

OP 121540ZJUN74 
FM AMEMBASSY COTONOU 
TO AMEMBASSY ABIDJAN IMMEDIATE 
SECSTATE WASHDC PRIORITY 6273 
INFO AMEMBASSY NIAMEY 

UNCLAS COTONOU 0921 

E.O. 11652: N/A 
TAGS: EAID, DM 

SUBJECT: PARAKOU-MALANVILLE ROAD LOAN 625-H-002/8 
REF: ABIDJAN 4583 

1. COPY OF L/COM, WHICH CAISSE AUTONOME D'lNVESTISSEMENT 
NEEDS BEFORE REQUESTING LETTER OF CREDIT FOR M-K, HAS NOT 
BEEN RECEIVED. REQUEST BERGIER BRING COPY WITH HIM FROM 
REDSO ON JUNE 13. ALSO NEED FROM REDSO TWO SETS OF THREE 
VOLUME ENGLISH VERSION CAPITAL PROJECTS GUIDELINES. 

2. AIDOFF LEARNED FROM AMOUSSOU GUENOU THAT MRGD, IN EXCHANGE 
OF CABLES THIS WEEK WITH DORSCH, REACHED AGREEMENT THAT 
SUPERVISORY TEAM WILL ARRIVE COTONOU JUNE 23. TEAM WILL 
CONSIST INITIALLY OF ONE ENGINEER AND TWO ASSISTANTS RATHER 
THAN FULL TEAM AS PLANNED EARLIER. 

3. GUENOU HAS TAKEN OVER TEMPORARILY FOR GBAGUIDI, WHO IS 
QUITE ILL AND UNABLE CONTINUE DUTIES. SUGGEST BERGIER BE 
PREPARED DISCUSS WITH GUENOU WHAT REDSO NEEDS NOW IN WAY 
OF IBRD CONCURRENCE AND FINANCING (PARA 3 REFTEL) RELATIVE 
INITIATION DORSCH SUPERVISORY WORK. 

MCNAMARA 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: TECHNICAL ASSISTANCE, HIGHWAYS, DEVELOPMENT LOANS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 12 JUN 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974COTONO00921 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740151-0917 
From: COTONOU 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740653/aaaabtnl.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: ABIDJAN 4583 
Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 21 AUG 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <21 AUG 2002 by PhilliR0>; APPROVED <1 0 JAN 2003 by martinjw> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: PARAKOU-MALANVILLE ROAD LOAN 625-H-002/8 
TAGS: EAID, ETRN, DM, US 
To: ABIDJAN STATE 
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